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Contract No. AS- 1920 


CERTIFICATE 


25X1A 


25X1 A 


, certify that I am the 


Assistant Secretary 


herein; that 


of the Corporation named as Contractor 
who signed this 


contract on behalf of the Contractor was then 


Vice President 


of said Corporation; that said contract was duly signed for and 
in behalf of said Corporation by authority of its governing body 
and is within the scope of its Corporate powers. 


25X1A 


(Corporate Seal) 
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Contract No. AS- 1920 


SCHEDULE 


PART I - SCOPE OF WORK 


25X1 D 


PART IV - CONSIDERATION AND PAYMENT 

A. The estimated co st for perfor mance of this contract, 
exclusive of fixed fee is| | This amount shall not be 25X1 A 

exceeded without the written appeal ot the Contracting Officer. 
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25X1 A 


IS 


_B Thp 


fixed fee for performance under this contract 


C. The combined total of A and ^_ahmz£_can^titutes a 
total estimated cost and fixed fee of 


PART V - ANTICIPATORY COST 


All costs which have been incurred by the Contractor on or 
after 29 June 1964 in anticipation of and prior to the signing 
of this contract, and which if incurred after the signing of 
this contract would have been considered as items of allowable 
costs hereunder, will be accepted by the Contracting Officer 
as costs under this contract. 


25X1 


PART VI - LETTER CONTRACT SUPERSEDED 

This is the Definitive Contract contemplated by Letter 
Contract dated 30 June 1964. This Definitive Contract super- 
sedes said Letter Contract. Services performed and payments 
made under the said Letter Contract shall be deemed to be 
services performed and payments made under this Definitive 
Contract. The date of the Letter Contract shall _ govern for the 
determination of the priority status of this Definitive Contract. 

In the event of conflict between this Definitive Contract and 
said Letter Contract, this Definitive Contract shall prevail. 

PART VII - COMPLETION DATE 

This contract shall be completed on or before 31 December 

1964. 

PART VIII - SPECIAL SECURITY RESTRICTIONS 

The Contractor shall not reveal (i) the specific nature or 
any details of the work being performed hereunder or (ii) any 
information whatsoever with respect to the department of the 
Government sponsoring this contract and the work thereunder 
except as the Contractor is directed or permitted to reveal 
such information by the Contracting Officer or by his duly 
authorized representative for security matters, and notwith- 
standing any clause or section of this contract to the contrary 
the Contractor shall not interpret any clause or section of this 
contract as requiring or permitting divulgence of such information 
to any person, public or private, or to any officer or department 
of the Government without the express consent of the Contracting 
Officer or his duly authorized representative for security matters. 
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PART IX - WAIVER OF REQUIREMENTS OF GENERAL PROVISIONS 

Notwithstanding the requirements of any of the General 
Provisions of this contract to the contrary, whensoever the 
Contractor, in performance of the work under this contract, 
shall find that the requirements of any of the clauses of the 
General Provisions are in conflict with security instructions 
issued to the Contractor by the Contracting Officer or by his 
duly authorized representative for security matters, the Con- 
tractor shall call the attention of the Contracting Officer to 
such conflict and the Contracting Officer or his duly authorized 
representative for security matters shall (i) modify or rescind 
such security requirements or (ii) the Contracting Officer shall 
issue to the Contractor a waiver of compliance with the require- 
ments of the General Provisions conflicting with such security 
requirements. Any waiver of compliance with the General Pro- 
visions of this contract issued by the Contracting Officer shall 
be in writing, except that the approval by the Contracting 
Officer of any subcontract issued hereunder by the Contractor 
shall be deemed to constitute approval of waiver of any clauses 
of the General Provisions in conflict with the stipulations of 
such contract. 
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